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Message Text 



LIMITED OFFICIAL USE 
PAGE 01 STATE 036301 
10 

ORIGIN FBO-01 

INFO OCT-01 EUR-06 ISO-OO SY-10 /018R 

DRAFTED BY A/FBO:PWSTANGE:DCS 
APPROVED BY A/FBO:OCRALSTON 
SY:RMCCARTHY (PHONE) 
EUR/EX:FWIGGIN S (PHONE) 

015102 

R 222237Z FEB 74 
FM SECSTATE WASHDC 
TO AMEMBASSY BONN 
INFO AMCONSUL FRANKFURT 



LIMITED OFFICIAL USE STATE 036301 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUB J : TERRORISM- FBO SECURITY PROTECTION PROJECTS 

REF: BONN 00783 

BONN FOR EMBASSY AND RSO 

FRANKFURT FOR RSS 

1. AUTHORIZED FOLLOWING PRIORITY PROJECTS REQUESTED REFTEL 
FOR POSTS INDICATED: 

A. BONN - ER - PROPERTY NO. 02240 CYCLONE FENCE TOPPED 

WITH THREE STRANDSBARBED WIRE FOR REAR YARD AND NECESSARY 
ILLUMINATION AT ESTIMATED COST DOLS. 13,200. 

B. DUSSELDORF - PROPERTY NO. 31241 PLEXIGLASS BACKING TO 
STEEL BARRIER ACROSS LOBBY STAIRS AT ESTIMATED COST DOLS. 

100; MYLAR PLASTIC OR EQUIVALENT ON FRONT WINDOWS AT 
ESTIMATED COST DOLS. 800. 

C. FRANKFURT PROPERTY NO. 05242 GRILL FENCE ACROSS 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 STATE 036301 

FRONT OF CONSULATE, WITH THREE GATES AT ESTIMATED COST 
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DOLS. 22,393. 

D. MUNICH PROPERTY NO. 61241 VISITORS CONTROL BARRIER 

AND RELOCATION OF RECEPTIONIST/MSG DESK AT ESTIMATED 
COST DOLS. 2,900. 

E. HAMBURG - PROPERTY NO. 41241 IRON GRILL WORK ON ALL 
WINDOWS ACCESSIBLE FROM GROUND LEVEL AT ESTIMATED COST 
DOLS. 15,250. 

F. STUTTGART - PROPERTY NO. 91241 MYLAR PLASTIC OR 
EQUIVALENT ON VULNERABLE WINDOWS AND DOORS AT ESTIMATED 
COST DOLS. 5,700. 

2. XJ-3240 FOR DOLS. 60,343 FOLLOWS CODE 212. SUBMIT 
FINAL COSTS AND PHOTOGRAPHS. 

3. BECAUSE OF LIMITED FBO FUNDS AVAILABLE FOR 
TERRORISM PROTECTION, ONLY HIGHEST PRIORITY ITEMS AT 
EACH POST CAN BE APPROVED AT THIS TIME. YOUR OTHER 
PRIORITY FBO PROJECTS REQUESTED REFTEL WILL BE FURTHER 
CONSIDERED IF SUFFICIENT FUNDS BECOME AVAILABLE. 

4. ALARM SYSTEM TERMINATING AT POLICE HEADQUARTERS IS A 
PROPER CHARGE TO THE S AND E APPROPRIATION. RUSH 



LIMITED OFFICIAL USE 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 22 FEB 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: morefirh 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE036301 

Document Source: CORE 

Document Unique ID: 00 

Drafter: PWSTANGE:DCS 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: STATE 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 974021 4/aaaaangp. tel 

Line Count: 87 
Locator: TEXT ON-LINE 
Office: ORIGIN FBO 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: BONN 00783 

Review Action: RELEASED, APPROVED 

Review Authority: morefirh 

Review Comment: n/a 

Review Content Flags: 

Review Date: 10 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: WITHDRAWN <02 MAY 2002 by ifshinsr, 3.4.X9>; RELEASED <10 JUN 2002 by morefirh>; APPROVED <10 JUN 2002 by morefirh> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: TERRORISM- FBO SECURITY PROTECTION PROJECTS 
TAGS: ABLD, ASEC 
To: BONN 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 
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